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UNCLASSIFIED 

PAGE 01 MOSCOW 20799 3013 10Z 
ACTION FBOE-OO 

INFO OCT-01 EUR- 1 2 ISO-OO A-01 SSO-OO /014W 

018029 301315Z/42 

O 301306Z AUG 78 

FM AMEMBASSY MOSCOW 

TO SECSTATE WASHDC IMMEDIATE 6197 

UNCLAS MOSCOW 20799 


Message Text 


E.O. 11652: N/A 

TAGS: ABLD, AFSP, ASEC/NSU, UR 

SUBJECT: ELECTRICAL RENOVATIONS, PROPERTY NO. L01001 
REF: (A) STATE 219603, (B) MOSCOW 19973 

1 . REFTEL (A) PARA 2 STATES THAT M AND T CONTRACT 
CALLS FOR GOVERNMENT FURNISHED QUARTERS. REFTEL (B) 
ADVISED THAT NO EMBASSY FURNISHED HOUSING IS AVAIL- 
ABLE, ONLY HOTELS. FBO/M WILL MAKE HOTEL RESER- 
VATIONS AND URGES A/FBO TO MAKE CONTRACTOR PERSONNEL 
AWARE OF THIS SITUATION BEFORE THEIR DEPARTURE TO 
MOSCOW. EMBASSY WILL MAKE EVERY EFFORT TO PROVIDE 
HOUSING IF SUCH BECOMES AVAILABLE AT LATER DATE, BUT 
PRESENT PROJECTIONS FOR NEXT 90 DAYS ARE NOT 
ENCOURAGING. 

2. PLEASE ADVISE IF APPROPRIATE CHANGE ORDER SHOULD 
BE ISSUED IN MOSCOW OR WASHINGTON. 

GARRISON 


UNCLASSIFIED 
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